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E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: SECURITY PROTECTION AFFORDED 

PUBLIC ACCESS AREAS AT OVERSEAS POSTS 

REF: STATE 271528 

1. A. PROPERTY: SHORT TERM LEASE 
B. PHYSICAL SECURITY BARRIERS: 

(1) ON THIRD FLOOR ERECT FLOOR TO CEILING DECORATIVE 
GR III .WORK PARTITION WITH REMOTELY ACTIVATED LOCKING 
DEVICE. GRILLWORK WILL PARTITION CORRIDOR TO 
CONSUL GENERAL S OFFICE FROM MAIN RECEPTION AREA. 

COST $373.00. 

(2) BRICK-UP CURRENT DOORWAY TO RECEPTIONIST/SWITCHBOARD 
ON THIRD FLOOR. REINFORCE SHORT FRONT WALL WITH 1/4 INCH 
STEEL PLATE, MORE TELEPHONE CABINET 18 INCHES, AND OPEN 

UP NEW DOORWAY WITH EGRESS BEHIND GRILL PARTITION. 

COST $2,627.00. 

(3) CONSTRUCT TWO WALLS, TOTALING 28 FEET IN LENGTH 
ON SECOND FLOOR TO CONTROL ENTRANCE TO PUBLIC 
WAITING AREA. REINFORCE WALL AREA IN FRONT OF 
RECEPTIONIST WITH 1/4 INCH STEEL PLATE, CONSTRUCT SOLID 
WOOD DOOR WITH 1/4 INCH STEEL PALTE REINFORCEMENT, AND 
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BETWEEN PUBLIC ENTRANCE AND RECEPTIONIST INNER 
DOOR. COST $1,970.00 

(4) CONSTRUCT TWO WALLS, TOTALING 24 FEET IN LENGTH ON 
GROUND FLOOR TO CONTROL ENTRANCE TO PUBLIC WAITING 
AREA, REINFORCE EXISTING WALL IN FRONT OF RECEPTIONIST 
WITH 1/4 INCH STEEL PLATE, RAISE WALL IN FRONT OF 
RECEPTIONIST FROM SHOULDER HEIGHT TO CEILING, AND 
INSTALL SOLID WOOD DOOR WITH STEEL REINFORCED 
BACKING. TOTAL COST 1,612,00. 

C. WINDOW PROTECTION: 

(1) PROCURE AND INSTALL THREETULLET-RESISTANT GLASS 
TELLER WINDOWS, ONE FOR EACH RECEPTIONIST. 

LOCALLY AVAILABLE FOR $585.00. 

D. LOCAL POLICE, UNIFORMED AND ARMED, PROVIDE COVERAGE TO 
THE CONSULATE AT NO COST TO THE U.S. GOVERNMENT. THEY 
ARE POSTED OUTSIDE CONSULATE BUILDING. 

E. NONE. 

F. TECHNICAL EQUIPMENT: 

INSTALL PUSH-BUTTON ALARM CONNECTING CONSULATE TO 
POLICE HEADQUARTERS. SAME ALARM ALERTS OTHER AREAS 
WITHIN THE BUILDING. LOCALLY AVAILABLE, THIS SYSTEM 
COSTS $3,135.00 INSTALLED. 

2. RSO ROME CONCURS IN FOREGOING. POST CONSIDERS IMPROVEMENTS 
NECESSARY AND AN INTEGRATED PACKAGE, AND REQUESTS 
DEPARTMENT BEAR THIS IN MIND WHEN REVIEWING PROPOSAL. 

3. PLANS BEING FORWARDED UNDER SEPARATE COVER TO FBO. 
CHIAVARINI 



LIMITED OFFICIAL USE 



NNN 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 




Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 DEC 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: GolinoFR 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975PALERM00820 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750438-0821 
From: PALERMO 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 9751 231 /aaaabbmn. tel 

Line Count: 97 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: 75 STATE 271528 

Review Action: RELEASED, APPROVED 

Review Authority: GolinoFR 

Review Comment: n/a 

Review Content Flags: 

Review Date: 04 JUN 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 JUN 2003 by ShawDG>; APPROVED <05 JUN 2003 by GolinoFR> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY PROTECTION AFFORDED PUBLIC ACCESS AREAS AT OVERSEAS POSTS 
TAGS: ASEC 
To: STATE 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 06 JUL 2006 




